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HEADQUARTERS UNITED STATES AIR FORCE 
WASHINGTON 25, D.C. 


REPLY TO: 
$215 


Hq Western Dist ist 

AvAiter Gener) 

Comptroller, i5.7 

1206 Merle Awania Uipos: S14) 
Lee Angeles 1:. Gal-forsis 


*USAF Declass/Release Instructions On File* 


7 Osteber 1945! 
SUBJECT :. Report of Audit ef Technicel Representative Contras: fo. ‘shed)/ 
The Perkin-Elmer Corporation, Norwalk, Connecticut 
Pericd! 1 December 1957 to 30 June 1958 
TOs Contracting Offieer 


1. se have completed an interim audit of subject oontric*® wit 1 
following results, which ere detailed in Exhibit Ar 


sammi Billed B Kv ed os 
iditienal amount Due Contractor Seca ct Bho eate, 
haunt Provisional ly Approved §29,: (e. 


2. The amount previsionaliy approved is subject to the «slle np 


an, The satiefectory receipt and sceeptance of the te vic n 
recdered by Government technical personnel loeated at the vor: site: 


b. Asceptance by ine Contracting Officer of the fc li oir: coo. 
billed for personnel not heretofore approved for work under ti cect 
STATINTL 
STATINTL [oT Associate mngineer - Travel to 
Yeshinogton. D. C.. and return on 17 June 1958 

NI > JAssostate Engineer (previously 
aesigned to Contrast No. R57) - 8 hours labor 
in June 1958 


Teva 
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STATINTL 
STATINTL 


cf 
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Ltr #215, 7 Oot 58, subj: Rept of Aud of Tech Rep Contr No, Liv-475, ; 
The Perkin-Elmer Corp., Norwalk, Conn., Pd: 100057 to 30Jun58 - (cont'd) 


3. The contractor plans, in the near future, to propose revised . 
provisions] labor rates effective 1 July 1958, to be used 1 January 1959, 
The auditor computed actual labor rates from ineeption of the sontrect 
through 30 June 1958, and it was found that direot labor co ted at actual 
rates for thie period exdeeds the direct labor billed by (See Exhibit 
B). This information is referred to the Contracting Officer for his considera- 
tion in determining fixed labor rates under thie contract. 


4, Results of this examination, as contained in Exhibit 4, werd discus- 
sed on 3 September 1958, with Messrs.[ sd Contract Adwinistretor, and 
Divieional Controller, who concurred in the enditer's adjustments 

subtest to a recheck of the record#. 


=. Ne Government property was furnished or eoquired un¢ésy this contrast 
fuping the andit period, 


STATINTL 
* Feole 
L Exhibit A Frojett Supervisor 
#. Ervhibit B western Dietrict 


‘ont tor Generali 
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STATINTL 
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